FW: Highland Park: Schedule and Bus Stop Map 


Subject: FW: Highland Park: Schedule and Bus Stop Map 
From: Arturo <arturo@lani.org> 

Date: 02/21/2018 11:50 AM 

To: Misty Iwatsu <mistyli@aol.com>, 'Bill Cody 1 <bill.cody@lacity.org> 

Hi, 

Attached is the work schedule from Axiom Group. I plan on distributing notices to 
businesses this Friday. 

Thanks 

Arturo Nevarez, Program Manager 
Los Angeles Neighborhood Initiative 
800 Figueroa St., Suite 970 
Los Angeles, CA 90017 
Phone: (213) 627-1822 ext. 17 
Fax: (213) 627-1821 
arturo@lani.org 

www.lani.org 


From: Angie Torres [mailto:angie@axiomcm.com] 

Sent: Tuesday, February 20, 2018 4:14 PM 
To: Austin Kano 

Cc: Arturo; Rodolfo Martell; Peter Rhyu; Esteban Torres; Serenity Torres 
Subject: Highland Park: Schedule and Bus Stop Map 

Hi Austin, 


Please see attached construction schedule and the bus stop locations along Figueroa. 
Please let met know if you have any questions. 


Thank you, 



axiom 

$»TOII|> 


construction management 
general contractors 


Angie Torres 

200 N. San Fernando Road, Suite 314 
Los Angeles, CA 90031 
o : 323-612-6343 | c : 626-807-4558 

angie@axiomcm.com 


— Attachments: 


Highland Park Improvements Schedule 2.20.18.pdf 52.2 KB 

Bus Stop Locations 2.20.18.pdf 1.3 MB 
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